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Message Text 



SECRET 

PAGE 01 BONN 05660 171740 Z 
43 

ACTION OC-06 

INEO OCT-01 EUR-06 ADP-00 CCO-00 SY-10 FBO-01 /024 W 

092285 

R 171712 Z APR 73 
EM AMEMBASSY BONN 
TO SECSTATE WASHDC 4560 

SECRET BONN 5660 

E. O. 11652: ZGDS-2 
TAGS: ASEC, PINS 
SUBJECT: BAX RENOVATIONS 

REF BONN A-34 BAX; STATE 033308 DTD FEBRUARY 23, 1973 

1. DETAILED DRAWINGS AS PER REQUEST HAVE BEEN POUCHED, AETHOUGH 
THESE DRAWINGS SHOULD BE AVAILABLE IN OC/ S AND SY/ FO. DRAWINGS 
CURRENTLY FORWARDED CONTAINED MINOR MODIFICATIONS WHICH WILL NOT 
AFFECT COST OR SECURITY. CURRENT COST FOR ITEM A- 1 OF REF AIRGRAM: 
MASONRY WORK: $2,934; METAL WORK: $2,622; TOTAL; 

$5,556. FOR ITEM A-2 MASONRY WORK; $5,858; LOCKSMITH; $1,167; 

TOTAL: $7,025. ITEM A-3, MASONRY WORK: $5,009; LOCKSMITH; $664; 

TOTAL: $5,673. TOTAL PROJECT COST: $18,254. 

2. BASED ON THE CURRENT THREAT SITUATION AND CURRENT INFORMATION 
THAT AMERICAN INSTALLATIONS IN EUROPE HAVE BEEN TARGETED FOR 
ATTACKS BY THE BLACK SEPTEMBER ORGANIZATION ( BSO) CADRES, POST 
URGENTLY REQUESTS APPROVAL AND FUNDING FOR THIS VULNERABLE AND 
HIGHLY SENSITIVE COMMUNICATIONS INSTALLATION. OTHER DETAILED 
JUSTIFICATION IS CONTAINED IN REF AIRGRAM. 

HILLENBRAND 



SECRET 



*** Current Handling Restrictions *** n/a 
*** Current Classification *** SECRET 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 17 APR 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: boyleja 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973BONN05660 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: ZGDS-2 

Errors: n/a 

Film Number: n/a 

From: BONN 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19730446/aaaairqp.tel 

Line Count: 51 
Locator: TEXT ON-LINE 
Office: ACTION OC 
Original Classification: SECRET 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: SECRET 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: boyleja 
Review Comment: n/a 
Review Content Flags: 

Review Date: 06 AUG 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <06-Aug-2001 by shawdg>; APPROVED <06-Sep-2001 by boyleja> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 

Status: <DBA CORRECTED> jms 9801 23 
Subject: BAX RENOVATIONS 
TAGS: ASEC, PINS 
To: OC 

SECSTATE WASHDC 
Type: TE 
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